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Message Text 


LIMITED OFFICIAL USE LISBON 6377 
FOR OIC, RTC 

STATE FOR A/SY/T, A/SY/FO/EUR 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJ: SEABEE SUPERVISORY SUPPORT 
REP: LISBON 5951 (NOTAL) 

1. EMBASSY TCU HAS REQUESTED AUTHORITY TO RELOCATE ITS 
VAULT AND EQUIPMENT TO ANOTHER AREA WITHIN EMBASSY BUILD- 
ING. CONTINGENT UPON DEPT APPROVAL, WORK WILL BEGIN SEP- 
TEMBER 6. FIRST PHASE OF PROJECT, INCLUDING INSTALLATION 

OF VAULT DOOR, CONSTRUCTION OF PARTITIONS, BARRING OF WIN- 
DOWS, ETC., WILL BE PERFORMED BY LOCAL CONTRACTOR WITH 
ESTIMATED DURATION OP SIX WEEKS. 

2. WHAT ARE CHANCES OP OBTAINING ONE SEABEE - PREPERABLY 
A BUILDER - TO SUPERVISE THIS WORK? MAN WITH EXPERIENCE 
IN VAULT DOOR INSTALLATION WOULD BE DESIRABLE. PLS NOTE 
SEPT 6 IS TENTATIVE STARTING DATE; APPROVAL IS EXPECTED 
BUT NOT YET RECEIVED. 
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